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THE SEAL ON THE COVER IS THE SEAL OF THE CITY OF KINSTON WHICH WILL BE OFFICIALLY ADOPTED BY THE 
CiTY DURING 1962 AS PART OF THE CELEBRATION OF THE 2OOTH BIRTHDAY OF THE CITY. 


WITHIN THE CIRCLE OF THE SEAL 1S THE ARMORIAL BEARINGS OR ARMS OF KINSTON, SOMETIMES CALLED COAT 
oF ARMS. ARMORIAL BEARINGS OR ARMS MAY BE DEFINED AS A PICTURE USING SYMBOLICAL AND PICTORIAL LANGUAGE 
IN WHICH FIGURES, DEVICES AND COLORS ARE EMPLOYED INSTEAD OF LETTERS TO CONVEY A MESSAGE THROUGH DIRECT 
CONNECTION WITH SOME PARTICULAR INDIVIDUAL, PLACE OR HISTORICAL EVENT. THESE ARMS BECOME THE TRUE, LEGAL 
POSSESSION OF THE INDIVIDUAL OR PLACE TO WHICH IT WAS ISSUED. 


FoR THE FIRST TIME IN ITS FIVE HUNDRED YEARS OF EXISTENCE, THE COLLEGE OF ARMS IN LONDON, ENGLAND, 
OR THE COLLEGE OF HERALDRY AS IT IS SOMETIMES CALLED, HAS DEVISED FOR AND ISSUED TO A TOWN IN THE UNITED 
STATES OF AMERICA SUCH ARMORIAL BEARINGS OR ARMS AS MAY BE SUITABLE TO BE BORNE BY THEM. THAT TOWN WAS 
KINSTON, NORTH CAROLINA} 


THE ARMORIAL BEARINGS OR ARMS HAS AS ITS CENTER THE TRADITIONAL SHIELD WHICH IS DIVIDED HORIZONTALLY 

INTO THREE PARTS, ITS CENTER BEING AN EMBATTLED ERMINE FESSE OR BAND WITH A WHITE BACKGROUND. IN THE 
CENTER OF THIS WHITE BAND IS AN ANCIENT THREE POINTED GOLD CROWN. THE ERMINE AND THE CROWN ALLUDE TO 
KINSTON'S ORIGINAL NAME OF KINGSTON. THE EMBATTLEMENT OF THIS FESSE SHOWS THE CIVIC AND RESIDENTIAL CHAR- 
ACTER OF THE CiTy. IN THE UPPER BAND OF THE SHIELD, ON A RED BACKGROUND, 1S CENTERED A GOLD LION RAMPART, 
SIGNIFYING COURAGE AND FORTITUDE, BETWEEN TWO SPRIGS OF GOLDEN TOBACCO, WHICH REFER TO KINSTON'S PRINCIPAL 
INDUSTRY. IN THE LOWER THIRD, ON A GOLD BACKGROUND, IS A SWORD AND AN ARROW IN RED, AND WHICH ARE IN SAL=~ 
TIRE OR CROSSED, REMINISCENT OF THE TUSCARORA WAR. THE BLUE AND WHITE "WAVY BARRY" AT THE BASE POINT SYM- 
BOLIZES THE RIVER NEUSE UPON WHICH THE TOWN IS SITUATED. 


ON THE TRADITIONAL HELMET AND BLACK AND GOLD MANTLING IS THE CREST, CONSISTING OF GOVERNOR DOBB'S 
BLACK UNICORN'S HEAD (THERE WERE THREE OF THESE BLACK UNICORNS IN THE ROYAL Governor's ARMS) HOLDING A 
GOLDEN SPRIG OF TOBACCO IN ITS MOUTH. THIS BLACK UNICORN ISSUES FROM A MURAL CROWN SYMBOLIC OF TOWNSHIP 
AND CIVIC ESTATE AND IS CHARGED WITH THE IMPORTANT DATE, 1762, IN GOLD. THE DATE, 1762, 1S THE YEAR THAT 
THE ORIGINAL TOWN OF KINGSTON WAS ESTABLISHED BY AN ACT OF THE COLONIAL ASSEMBLY AND SIGNED BY THE ROYAL 
Governor, ARTHUR DOBBS. THE TOWN WAS NAMED IN HONOR OF KING GeEoRGE II1. SUPPORTING THIS MURAL CROWN AND 
RESTING ON TOP OF THE SHIELD 1S A BLACK HELM OR HELMET IN PROFILE WITH VISOR CLOSED SIGNIFYING THAT THE 
CIVIC ESTATE 1S OF ESQUIRES OR GENTLEMEN. 


ON EITHER SIDE OF THE SHIELD ARE THE TRADITIONAL SUPPORTERS. ON THE DEXTER, OR RIGHT, IS A FEMALE 
FIGURE PROPERLY DRESSED IN A SILVER GOWN WITH A BLUE CAPE HOLDING A CORNUCOPIA, REPRESENTING PROSPERITY. 
THIS FIGURE ALSO APPEARS ON THE SEAL OF THE STATE OF NORTH CAROLINA. ON THE SINISTER, OR LEFT, IS AN 
AMERICAN INDIAN, PROPERLY HABITED, A BRAVE OF THE NEUSE TRIBE SMOKING A "PIPE OF PEACE," EXPRESSIVE OF 
THE RELATIONSHIP BETWEEN THE ENGLISH SETTLERS AND THE LOCAL INDIAN TRIBE. 


ON THE BASE 1S THE MOTTO "FORWARD IN PROSPERITY" WHICH 1S HOPED EXPRESSES THE FUTURE. 
THIS DESCRIPTION WAS FURNISHED BY 


Cote MERIWETHER LEWIS, CHAIRMAN, 
200TH BIRTHDAY COMMITTEE 
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INTRODUCTION 


THE PURPOSE OF THE PUBLIC IMPROVEMENTS PROGRAM IS TO PRESENT A STAGING IN LOGICAL SEQUENCE OF THE 
PUBLIC IMPROVEMENTS NEEDED DURING THE PLANNING PERIOD EXTENDING TO 1980. THESE IMPROVEMENTS, WHICH IN- 
CLUDE SUCH FACILITIES AS SCHOOLS, FIRE STATIONS, PARKS AND UTILITIES, WERE PROPOSED AND DETAILED IN THE 
CommMuNITY FacILitTies PLAN. 

IN THIS REPORT EACH IMPROVEMENT IS LISTED ACCORDING TO THE ANTICIPATED YEAR IT WILL BE NEEDED BASED 
UPON TRENDS IN CITY GROWTH AND DEVELOPMENT. PRIORITIES ARE NOT SUGGESTED WITHIN THE YEAR GROUP. IM- 
PROVEMENTS WHICH INVOLVE BOTH PURCHASE OF LAND AND DEVELOPMENT OF FACILITIES ARE LISTED AS SEPARATE ITEMS 
BECAUSE OF THE NECESSITY OF PURCHASING THE SITE IN ADVANCE OF PROVIDING IMPROVEMENTS. SOME IMPROVEMENTS 
ARE DIVIDED INTO SEVERAL STAGES. THIS IS EITHER BECAUSE THE ENTIRE IMPROVEMENT IS NOT NEEDED AT ONCE OR 
BECAUSE OF THE NECESSITY OF FINANCING IT OVER A PERIOD LONGER THAN A YEAR. FOR THE FIRST SIX YEARS OF THE 
PROGRAM, COST ESTIMATES ARE PROVIDED AND FINANCING METHODS SUGGESTED. SPACE 1S PROVIDED FOR THE FUTURE 
INSERTION OF FINANCIAL DATA FOR THE REMAINING IMPROVEMENTS. 

FINANCING THE PROPOSED IMPROVEMENTS IS LARGELY A PUBLIC RESPONSIBILITY TO BE ADMINISTERED THROUGH 
VARIOUS AGENCIES OF THE CITY AND COUNTY GOVERNMENTS. HOWEVER, IN SOME CASES OF UTILITY EXTENSIONS, FI- 


NANCING IS A JOINT PUBLIC-PRIVATE RESPONSIBILITY. 


SUGGESTED METHODS OF FINANCING THE PUBLIC'S SHARE OF THE COST OF THE PROPOSED IMPROVEMENTS ARE 
THROUGH CURRENT REVENUE, RECREATION BONDS, AND SANITARY SEWERAGE System BONDS. IN ADDITION, FINANCING 
THE PROPOSED SEWAGE TREATMENT PLANT AND RELATED FACILITIES, WHICH WILL REQUIRE AN EXTENSIVE CAPITAL OUT= 
LAY, WILL PROBABLY NECESSITATE FEDERAL AID. 

THE FINANCING METHOD MOST OFTEN SUGGESTED IN THIS REPORT 1S CURRENT REVENUE. CURRENT REVENUE IN 
THIS INSTANCE REFLECTS NOT ONLY THE CURRENT OPERATING BUDGET BUT ALSO ANY RESERVES ON HAND WHETHER AC— 
CUMULATED FROM TAXES LEVIED FOR SPECIAL PROJECTS OR FROM RESERVES ACCUMULATED OVER A PERIOD THROUGH 
SAVINGS IN THE OPERATING BUDGET. WHENEVER POSSIBLE, THE CURRENT REVENUE METHOD OF FINANCING IS RECOM= 
MENDED BECAUSE IT IS GENERALLY MORE ACCEPTABLE TO THE PUBLIC THAN BONDS AND BECAUSE IT IS USUALLY MORE 
ECONOMICAL. HOWEVER, WHEN THE COST OF A PROJECT OR SERIES OF PROJECTS IS TOO GREAT FOR CURRENT REVENUE, 


BONDS ARE RECOMMENDED AS A MEANS OF FINANCING. 
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hes 


IMPROVEMENT 


ConstTRucTtT NEGRO SENIOR HIGH SCHOOL 


Estimated Cost 


$820, 000. 00 


FINANCING 


CuRRENT REVENUE - COUNTY 


PURCHASE PLAYGROUND SITE IN NEW-GROWTH 
AREA IN NORTHWEST 


Exteno 8" Water MAIN FROM TERMINUS ON 
Jones ROAD TO VICINITY OF WESTHAVEN 


Pipe DivERSION oF 120 ACRES OF DRAINAGE 
FROM PERRY DITCH-CATFISH BRANCH TO ADKIN 
BRANCH 


No PuBLic FINANCIAL 
PARTICIPATION 


CuRRENT REVENUE - CITY 


CuRRENT REVENUE - CITY 


PurcHASE RIGHT-OF-WAY FOR SEWAGE OUTFALL 
INTERCEPTOR MAIN AND PumMPING STATIONS 


CuRRENT REVENUE - CITY 


IMPROVE ADKIN BRANCH AND ITS TRIBUTARIES 
FROM WASHINGTON AVENUE TO HIGHLAND AVENUE 


Current REVENUE - CiTy 


Construct "WHITE-WAy" LIGHTING SYSTEM IN 
THE CENTRAL Business DISTRICT 


CuRRENT REVENUE - CITY 


PuRCHASE 22 ACRES FOR SITE OF COMMUNITY 
Park ADDITION TO PROPOSED WHITE SENIOR 
H!tGH SCHOOL 


CuRRENT REVENUE - CITY 


CONSTRUCT CENTRAL FIRE STATION ON NEW 
MUNICIPAL BUILDING SITE 


CURRENT REVENUE - CITY 


PURCHASE AND DEVELOP Two ToT LoTs oR 
Local PaRKs 


CURRENT REVENUE - CITY 


1963 


IMPROVEMENT 


PURCHASE ELEMENTARY SCHOOL SITE IN $ 54,000.00 


CENTRAL NORTHWEST 


ExTEND 12" WATER MAIN FROM LoviT HINES 50,400. 00 
PLAYGROUND SOUTH TO OAK STREET, WEST TO 
QUEEN STREET AND NORTH TO SHINE STREET 


Pipe Perry DITCH TO CATFISH BRANCH 72,964.00 
DEVELOP PLAYGROUND IN NeEW-GROWTH AREA IN 155,500.00 
NORTHWEST 

SEPARATE DUAL SEWERAGE SYSTEM IN OUTFALL 30,000. 00 
No. THREE 

Exteno 18" Sanitary SEWER FROM NORTHERN 17,000.00 
City Limits ALONG ADKIN BRANCH TO HERITAGE 

STREET 

ExTenD 12" WATER MAIN ALONG CENTER BOULEVARD 16,000. 00 
FROM WELL TO HERITAGE STREET 

ImPROVe ADKIN BRANCH AND TRIBUTARIES FROM 31,200.00 
HIGHLAND AVENUE TO HERITAGE STREET 

PURCHASE PLAYGROUND SITE IN CARVER CouRTS 25,000. 00 
AREA 

PURCHASE ADDITIONAL BOOKMOBILE 11,286.00 
PURCHASE AND DEVELOP Two Tot Lots or LOCAL 10,000.00 


PARKS 


ESTIMATED CosT 


F INANCING 


CuRRENT REVENUE - 


CuRRENT REVENUE - 


CURRENT REVENUE - 


CURRENT REVENUE - 


City's SHARE FROM 
REVENUE 


City's SHARE FROM 
REVENUE 


CuRRENT REVENUE 
1/2 County 


County 


City 


City 


Ciny 


CURRENT 


CURRENT 


Gary 


City 


1/2 City = 


Ciry, 


IMPROVEMENT ESTIMATED CosT FINANCING 
1. PurcHase ELEMENTARY SCHOOL SITE IN $ 25,000.00 CurRRENT REVENUE - COUNTY 


LINCOLN C1iTy AREA 


2. DEVELOP PLAYGROUND SITE IN CARVER CourRTS 155,000.00 RECREATION Bonos 
AREA 
3. ConstTRucT SEWAGE TREATMENT PLANT 1,500,000. 00 City's SHARE FROM CURRENT 


REVENUE AND SANITARY SEW- 
ERAGE System BONDS 
4. Construct SEWAGE OUTFALL INTERCEPTOR 900, 000. 00 City's SHARE FROM CURRENT 
MAIN AND PUMPING STATIONS REVENUE AND SANITARY SEW- 
ERAGE SYSTEM Bonps 
5. Exteno 18" Sanitary SEWER ALONG ADKIN 20,000. 00 City's SHARE FROM CURRENT 
BRANCH FROM HERITAGE STREET TO HALF THE REVENUE 
DISTANCE BETWEEN HERITAGE STREET AND THE 
HEAD OF THE BRANCH 
6. Pipe CATFISH BRANCH FROM PerRY DITCH TO A 105,000. 00 Current REVENUE - CiTy 
PoINT SouTH OF ATLANTIC AVENUE 


7.  PuRCHASE AND Develop A Tot Lot or LocaL 6,000.00 CurRRENT REVENUE - CITY 
PARK 
1. PURCHASE PLAYGROUND SITE IN GREENMEAD - 45,000.00 CURRENT REVENUE - CITY 


LAWRENCE HEIGHTS AREA 


2. RELOCATE HERITAGE STREET FIRE STATION 30,000. 00 CURRENT Revenue - City 


ee ee CONT. 


IMPROVEMENT ESTIMATED COST 
3. Extend 18" Sanitary SEWER ALONG ADKIN $ 20,000.00 


BRANCH FROM A POINT NORTHWEST OF HERIT- 
AGE STREET TO THE VICINITY OF THE HEAD 
OF THE'BRANCH SOUTH OF JONES ROAD 


4. ExTEND 12" WATER MAIN FROM CENTER Bou- 28,000.00 
LEVARD AT HERITAGE STREET NORTHWEST TO 
Jones ROoAbd 


FINANCING 


City's SHARE FROM 


REVENUE 


City's SHARE FROM 


REVENUE 


CURRENT 


REVENUE 


5. Construct ELEMENTARY SCHOOL IN CENTRAL 350, 000. 00 
NORTHWEST 
6. Extend 12" SANITARY SEWER FROM ADKIN 25,650.00 


BRANCH EAST TO DRAINAGE DIVIDE BETWEEN 
N. C. 11 AND WASHINGTON AVENUE 


City's SHARE FROM 


REVENUE 


CURRENT 


CURRENT 


REVENUE 


REVENUE 


7.  PurcHase AND Develop A Tot LoT or LOCAL 6,000.00 
PARK 
1966 
1. CONSTRUCT ELEMENTARY SCHOOL IN LINCOLN 250,000.00 
City, 
2. IMPROVE ADKIN BRANCH FROM HERITAGE STREET 32,000.00 


TO ITS SOURCE 


3. PURCHASE ADDITIONAL SANITARY LANDFILL AREA 15,000. 00 
ADJACENT TO PRESENT SITE 


4. PURCHASE AND Develop A Tot Lot or LocaL 6,000.00 
PARK 


CURRENT 


CURRENT 


COUNTY 


CURRENT 


Crnry. 


CouNnTy 


City. 


Ciny 


Cry 


an Te 


IMPROVEMENT EsTIMATED Cost FINANCING 

1. Construct MAIN BRANCH LIBRARY ON $250,000. 00 CurReNT Revenue - 1/2 City - 
PRESENT SITE 1/2 County 

2. PURCHASE SITE FOR RELOCATION OF 30,000. 00 Current Revenue - City 
Lovit Hines PLAYGROUND 

3.  PurcHase GLEN Raven MILLS PLAyY- 15,000. 00 CurRRENT REVENUE - CITY 
GROUND SITE 

4. Extenp 12" WateR MAIN NorRTH ON 14,000. 00 City's SHARE FROM CURRENT 
HERITAGE STREET FROM CENTER Bou- REVENUE 
LEVARD TO ‘AIRPORT ROAD 

5. DEVELOP PLAYGROUND IN GREENMEAD - 105,500.00 RECREATION BoNnDs 
LAWRENCE HEIGHTS AREA , 

6. PurcHASE AND Devetor A Tot Lot or 6,000.00 CurRENT REVENUE ~ CITY 
LocaL PARK 

1. PurRcHAse ELEMENTARY SCHOOL SITE IN 
WESTHAVEN VICINITY 

2. PURCHASE PLAYGROUND SITE IN CENTRAL 
NORTH SECTION OF PLANNING AREA 

3. DeveELoP PLAYGROUND IN GLEN RAVEN MILLS 
AREA 

4. ReLocate PusLic Works DEPARTMENT AND 


CENTRAL GARAGE ON PRESENT SANITARY LAND- 
FILE Site 


IMPROVEMENT Estimated Cost FiNANCING 


5. Extend 12" SANITARY SEWER FROM A 
POINT ON THE ADKIN BRANCH MAIN NoRTH- 
WEST OF HERITAGE STREET NORTHEASTWARD 
Across AIRPORT ROAD 


6. PuRCHASE AND DeveLop a Tot Lot or Lo- 
CAL PARK IN A RESIDENTIAL NEIGHBORHOOD 


1. PURCHASE PLAYGROUND SITE IN NORTHVIEW 
AREA 

2. Exteno 8" Water MAIN NoRTH ON QUEEN 
STREET FROM CITY LIMITS TO CUNNINGHAM 
Road 


4. PURCHASE AND DEVELOP A ToT LOT oR Lo- 
CAL PARK IN A RESIDENTIAL NEIGHBORHOOD 


Sama 1.1 ae 


1. LEASE oR PuRCHASE CBD BRANCH LIBRARY 
BUILDING 


2. PuRCHASE SITE FOR RELOCATION OF LEWIS 
ELEMENTARY SCHOOL 


1970 CONT. 


IMPROVEMENT 


Exteno 8" WaTeR MAIN FROM ITS EASTERN 
TERMINUS ON CUNNINGHAM ROAD EASTWARD 
To ACL RAILROAD 


Estimatep Cost 


Fi1NANCING 


Extenp 8" Water MAIN FROM ITS WESTERN 
TERMINUS ON CUNNINGHAM ROAD WESTWARD 
To Ui S. 7°91 


DEVELOP PLAYGROUND IN CENTRAL NORTH 
SECTION OF PLANNING AREA 


PURCHASE AND DEVELOP A ToT LOT oR Lo- 
CAL PARK IN A RESIDENTIAL NEIGHBORHOOD 


a  —Eey 


PURCHASE RECREATION CENTER SITE IN 
NORTHWEST 


ExTend 12" SANITARY SEWER FROM ADKIN 
BRANCH MAIN EAST OF AND PARALLEL TO THE 
ACL RAILROAD EASTWARD TO THE DRAINAGE 
Divide 


PURCHASE SiTe FOR WELL AND 500,000 
GALLON WATER STORAGE TANK 1N NORTHWEST 


PURCHASE AND DEVELOP A ToT LOT OR LOCAL 
PARK IN A RESIDENTIAL NE1!GHBORHOOD 


\o 


IMPROVEMENT EstTimAteod Cost FINANCING 


ConsTRUCT WELL AND WATER STORAGE TANK 
1N NORTHWEST 

CONSTRUCT ELEMENTARY SCHOOL IN WEST- 
HAVEN VICINITY 


PuRCHASE AND DEVELOP A ToT LoT oR Lo- 
CAL PARK IN A RESIDENTIAL NEIGHBORHOOD 


PurRCHASE RECREATION CENTER SITE IN 
NORTHEAST 


ExTEND 12" WaTER MAIN FROM NORTHWEST 
WELL SOUTHWARD ON AIRPORT ROAD TO 
HERITAGE STREET 


ExTEND 10" WATER MAIN FROM NORTHWEST 
WeLL TO U. So. 91 aT CUNNINGHAM RoaD 


PURCHASE AND DEVELOP A ToT LoT or Lo- 
CAL PARK IN A RESIDENTIAL NEIGHBORHOOD 


tli 


CONSTRUCT RECREATION CENTER IN NORTH= 
WEST 


PURCHASE AND DEVELOP A ToT LoT oR Lo- 
CAL PARK IN A RESIDENTIAL NEIGHBORHOOD 


IMPROVEMENT EstimaTeo Cost FINANCING 


1.  PurRcHAse Site FOR WELL AND 500,000 
GALLON WATER STORAGE TANK IN NORTH= 
EAST 

2. PURCHASE AND DEVELOP Two ToT LOTS OR 
LocaL PARKS IN A RESIDENTIAL NEIGHBOR- 
HOOD 


1. CONSTRUCT HERITAGE STREET SENIOR HIGH 
SCHOOL 

2. DEVELOP COMMUNITY PARK ADJACENT TO 
SENIOR HIGH SCHOOL 

3. PURCHASE AND Devetor A ToT Lot or Lo- 
CAL PARK IN A RESIDENTIAL NEIGHBORHOOD 


1.  PurcHAse Stte For CBD Park 


2. CONSTRUCT WELL AND WATER STORAGE TANK 
tN NORTHEAST 

3.  PurcHase AND DEVELOP A ToT Lot or Lo- 
CAL PARK IN A RESIDENTIAL NE1GHBORHOOD 


IMPROVEMENT ESTIMATED Cost 


1.  Exteno 10" WATER MAIN FROM NORTHEAST 
WeLL WEST ON CUNNINGHAM RoAD To ACL 
RAILROAD 


2. Extend 12" WATER MAIN FROM NORTHEAST 
WELL SouTH ON N. C. 11 To NoRTHVIEW 
VICINITY 


3. PurRCHASE AND Devetor a Tot Lot or Lo- 
CAL PARK IN A RESIDENTIAL NEIGHBORHOOD 


4. =Devetor CBD Park 


FINANCING 


lois 


1. DEVELOP PLAYGROUND IN NorTHVIEW VICINITY 


3. PURCHASE AND Develop A Tot Lot oR LOCAL 
PARK IN A RESIDENTIAL NEIGHBORHOOD 


1. DeVELOP NATURAL PARK 


2. CONSTRUCT RECREATION CENTER IN NORTHEAST 
3. PURCHASE AND Develop A Tot Lot or LOCAL 
PARK IN A RESIDENTIAL NEIGHBORHOOD 


“STATE LIBRARY OF NORTH CAROLINA 
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